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American University of Sharjah 

OFFICE OF DEVELOPMENT AND ALUMNI AFFAIRS 



January 31 st -2012 

H. E. Saleh Aidrous Al Wahedi 

Senior Vice President, Engineering & Projects 

Abu Dhabi Company for Onshore Oil Operations (ADCO) 

UAE Society for Trenchless Technology (UAE-STT) is a national technical society that is established 
under the American University of Sharjah (AUS) and aims to advance trenchless technology and to 
promote its benefits for the public and the environment by increasing awareness and knowledge through 
information dissemination; research and development; education and training; and partnerships with 
organizations and agencies interested in trenchless technology and its benefits. Also, UAE-STT looks 
forward to nationalize the trenchless technology providers, i.e. NDRC (Non-Disruptive Road Crossing) 
subcontractors. Drilltech Boring & Installation is one of the UAE local companies which are supported by 
Khalifa Fund for Enterprise Development in Abu Dhabi. 

UAE-STT kindly requests that you agree on approving Drilltech in ADCO's Vendors' List for the 
following reasons: 

1. Drilltech has been awarded the HDD part of the project from NCC as a subcontractor (the 
letter of acceptance and work order are attached with this letter). 

2. Drilltech executed several HDD projects successfully in Abu Dhabi. 

3. UAE-STT recently received an official letter forwarded to Your Excellency from Khalifa Fund 
asking for fastening Drilltech registration at ADCO. A copy of the letter is attached with this 
letter. 

4. Bylaw: Article III of Law No. 13 Year 209 stated that: "Departments, institutions, bodies and 
government companies in the Emirate must provide support to the Khalifa Fund and the 
projects being funded. This support is identified by the Executive Council and upon the 
recommendation of the Board of Directors of the Fund". 

5. Drilltech is registered with TAKREER and in the process of registering with GASCO. Drilltech 
TAKREER registration number is: 908425. 

UAE-STT is looking forward for your constructive reaction to this matter and kindly don't hesitate to 
contact us if you have any further clarification about this matter. 

Sincerely, 

Dr. Eng'rWael Saleh, Ph.D. 

Chairman of UAE Society for Trenchless Technology (UAE-STT) 

UK Visiting Research Fellow 

Innovative & Performance Management Advisor 

AUS AA Research Chapter Representative 

Email: wael.saleh@alumni.aus.edu 

Mobile: 97150-8002484 

UAE 



www.aus.edu 
Tel 9716 5155555 Fax 9716 5152200, PO Box 26666, Sharjah, UAE 
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OIL OPERATIONS 



(ADCO) 
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TRANSMITTAL LETTER (TL) 



P/Co7rtract Title: ENGINEERING, PROCUREMENT AND CONSTRUCTION OF 
KM nm FROM BUHASA TO BiDA AL QEMZAN 



.... 



To 



Name 



Mr. Tareq Al Hosani 



Cont. No : 15115,01/ EC 10773 



Function 



SPM 



Signature 



Date 



Remarks 



ADCO response before 



List of Attachments 



Doc. Ref. No. 



Rev 



Cop 



Title 



PRE-QUALIFICATION DOCUMENTS OF DRILLTECH BORING AND 
INSTALLATION EST. FOR HDD DRILLING OF ROAD CROSSING 



Act 



•^3 



From: 
(NCC) 



Name 



Sts 



Cop 



Function 



G.D. Jaichandran 



Project Manager 



Signature 



Date 



^,J ^■^ /t — 



20-11-11 



Legend Action: R - For review, approval; I - For Information. 
Legend Status: 

1 - Received without Comments. Work may Proceed. 

2 - Work May Proceed incorporating Changes Listed. 

3. Revise and Resubmit Work Effected by Comments. May not Proceed. 
4 . No Further Review Work May Proceed. 
I - For Information 
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REVIEW SHEET (RS) 



CO " traCt ..I nu, PPOMBUHASATOBIDAALQEMZAN 



Cont. No.:15115.01 EC 10773 



'R- Review 
'1 - information 



SERIAL (SEQUENTIAL NUMBERS) OR PARALLEL ROUTING 
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Review Coordinator Information to Kroiect Coordinator (P) 



Review Coordinator (C) Name: 
Interdisciplinary Remarks: 



ator Information to rroiecx oooium^i ^ v . __ f: ax : 

nator (C) Name: . PeSg " ^^rm^-J I ^17" 




Remarks - Review comments with: 



| | impact on project 



rn no impact on project 



Signature: 



Date: 



Remarks: Agree with the above comments 



Signature : ^ ^^p^^ a^^las^ 
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ACTION LETTER (AL) 



P/Contract Title : ENGINEERING, PROCUREMENT AND CONSTRUCTION OF 33KV OHL 
FROM BUHASA TO BIDA AL QEMZAN 



P/Cont No.: 15115.01 / EC 10773 




N 
C 
C 



Project Manager Statement: 

□ Comments accepted and incorporated -■■ □ Comments with impact. ADCO advised. 

□ Impact agreed, ADCO comments incorporated. □ Impact not agreed. Comments not inco^ed 



From: 
(NCC) 



Name 



T.G. Ramesh 



Function 



Acting Project Manager 



Signature 



Date 



Legend Action: R - For review, approval; I - For Information. 
Legend Status: 

1 - Received without Comments. Work may Proceed. 

2 - Work May Proceed incorporating Changes Listed. 

3. Revise and Resubmit Work Effected by Comments. May not Proceed. 
4 . No Further Review Work May Proceed. 
I - For information 



NATIONAL CONTRACTING CO. LTD. 

(Abu Dhabi Branch] 
•P.O. Box : 40327 
Abo Dhobi 
United Arab Emirates 
Tel, : +971 2 AA7 2990 / A&7 2993 
Fox r +971 2 447 2991 
E-moil : ncc@nccemirales,ae 
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Transmission & Distribution Division 
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WORK ORDER 



NCC-T&D/P12383/ADCO/WO/024 

M/s. Drilltech Boring & Installation Est. 

Abu Dhabi 
UAE 



08-Nov-2011 

Tel: No. 02 6436363 
Fax: No. 02 6436262 



Engr. Farls M.M. Hennouh 
Project Manager 



E-mail: fhannoun@drilltech.ae 

Mob: 050-8002565 

050-8365054 



Dear Sir, 
Sub 

Ref 



ADCO - 33KV OHL FROM BU HASA TO BIDA AL QEMZAN 

ADCO CONTRACT No, 151 15.01 / EC 10773, ADCO Project No. PI 2383 

NDM WORKS (HORIZONTAL DIRECTIONAL DRILLING - HDD) 

Your Final Revised Quotation DT-HDD-1 0201 1-0084 Dt. 19 October 201 1 



Referring to the above and further discussions had with you, we are pleased to place this 
Work order on M/s. Drilltech Boring & installation Est. for NDM Works. 

SCOPE OF WORK & PRICE: 



S.No. 



Description 



Supply, Welding & Installation 
of 13 Crossings, 1-Way 6" HDPE 
Pipe for 20M Road with 14M 
Clearance as per ADCO 
Specification & Standards. 

fl 3 Crossings x34M) 



Mobilization/Demobilization 
charges 



Qty. (LM) 



442 



Unit Rate 
AED 



675.00 



LS 



Total (AED Three Hundred Eight Thousand Three Hundred Fifty Only) 



Amount 
AED 



298,350.00 



1 0,000.00 



308,350.00 



NDM (Horizontal Directional Drilling - HDD) Works for installation of 33kV Cable. 
M/s. DRILLTECH to carry out the works of Supply & Installation of 13 Crossings 1-Way 6" HDPE 
Pipe as per ADCO Standard & approved drawings. M/s. DRILLTECH shall use Drawing 
No. 12.45.59.0604 A Sheet 1 & 2 as reference for executing works respectively for the exact 
location of crossings. 



DRILLTECH shall complete entire scope in fuil compliance with ADCO project HSE ana 



QA/QC requirera 




ContcL.2/- 



A Member of \he Aliiflza Group of Companies 
'Division Offics : Tel r+966 3 8683120 Fox : +966 3 866 3130 

8 / B82570O Fax : +96-6 3 8826678, P O Box 90, Ai-Khobor 31952, Kingdom of Saudi Aiabii 
COMPANY ; REZAYAT EUROPE LTD. 52, MOUNT STREET, LONDON, WW. 2SF 
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1.0 PAYMENT : 

100% Payment shall be made after 30 Days from the date of submission of invoice 
duly certified by our Project Manager. 

The payment cheque shall be issued in favour of M/s. Drilltech Boring & Installation 
Est. 

2.0 COMPLETION: 

M/S. DRILLTECH shall commence the site works within 10 days from receipt of the 
Work Order and shall complete all works within 30 days from the date of 
commencement of work. 

3.0 GENERAL CONDITIONS: 

3.1 M/s.DR!LLTECH shall submit for review and approval of NCC their execution 
schedule for the works within one week. 

3.2 M/s.DRILLTECH shall submit the Method Statement within 5 days along with the 
required Engineering Calculations, Drawings, approval documents, equipment 
information etc. for NCC/ADCO review and approval. 

3.3 M/s. DRILLTECH shall refer the Drawing No. 12.45.59.0604 A Sheet 1 & 2 for the 
exact location of crossings. 1 No. CD containing final approved cable route 
drawings shall be handed over to DRILLTECH at our Abu Dhabi Office. 

3.4 M/s. DRILLTECH shall specify in their submittal that the installation of HOPE Casing 
Pipe by NDM Method, Integral part of the Scope requirement and price, shall 
be as ADCO approved final cable layout / configuration for the crossings at 
each location. 

3.5 Before executing the job, route length of crossings to be finalized by preliminary 
site survey by DRILLTECH. For Preliminary survey, reference drawing will be 
provided by NCC. 

3.6 M/s. DRILLTECH to provide Guarantee for Road Settlement 

(Guarantee to NCC/ADCO/Municipality). In case within stipulated period of it 
settles the repair will be carried out by DRILLTECH by their own cost. 

3.7 M/s. DRILLTECH to provide Online VMD. 

3.8 M/s. DRILLTECH shall provide Job Performer and also shall give necessary 
certificates for applying oil pass. 

3.9 HDPE Pipe spe cifica tion to be submitted to UCC / ADCO for approval purpose. 

3.10 It is re-rr«^rabj£-uni1^ce contract, hence no idling charges/compensation 
chargel^QTOen=^dbfe^towards equipment, manpower etc.. Payment shall 
be m#qe' Favipigji ln^\al£Tftal quantity executed at site and certified by our 
Projec 








Contd...3/- 
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3.1 1 Insurance for your vehicles / equipment and drivers / operators/ workers shall be 
arranged by M/s. DRILTECH. 

3.12 M/s DRILLTECH drivers / operators should have undergone/passed ADSD safety 
driving course as per ADCO regulations / requirements. H2S & breathing course 
to be attended for all M/s. DRILLTECH's staff. 

3.13 The personnel deputed by M/s. DRILLTECH shall be skilled in their profession and 
if we found any of the persons not suitable, M/s. DRILLTECH shall arrange for 
suitable / immediate replacement. The Personnel deputed by M/s DRILLTECH 
shall follow all ADCO rules and regulations. 

3.14 M/s DRILLTECH personnel should have valid labour card as per UAE labor rules 
and regulations 

3.15 M/s. DRILLTECH shall mobilize required no. of equipments / manpower to 
complete the job as per project requirement. All construction equipments to be 
deployed in ADCO Oil field must have {ADCO Approved) Third party certificates 
as per ADCO requirement. The vehicle shall meet HSE requirement. 

3.16 Working hours shall be 10 hours per day from Saturday to Thursday except in 
during inclement weather. In case, M/s. DRILLTECH are planning for additional 
working hours necessary approval shall be taken from ADCO. 

3.17 M/s. DRILLTECH will be responsible of site cleaning for working locations after 
completion of work as per ADCO requirements. 

3.18 M/s. DRILLTECH's representative at site shall program / co-ordinate site activities 
in consultation with NCC's site representative. 

3.19 M/s. DRILLTECH shall arrange to provide food & accommodation for 
M/s. DRILLTECH's personnel at their cost. 

3.20 M/s. DRILLTECH shall deploy sufficient number of watch and ward for the safety 
and security of construction equipment. 

3.21 All Safety Personal Protection Equipments viz.. Safety Shoes, Cover All, Helmet 
and Goggles shall be arranged by M/s. DRILLTECH. 

3.22 All QA/QC, HSE requirement of ADCO shall be complied by M/s. DRILLTECH. 

3.23 As built drawings to be submitted by DRILLTECH after completion of the each 
and every location. 

bmit for review and approval of NCC their execution 
'l£ ! io J h^%|>Ncs within one week keeping in view. 
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4.0. 



3.25 Following documents will be submitted by DRILLTECH to NCC for arranging 
LOA: 

i) Manpower List 

ii) Vehicle List 

iii) Equipment List 

iv) Tools & Tackles List 

v) Third Party Certificate 

vi] Driving License 

3.26 Supply of all required consumables and potable wafer by DRILLTECH. 

OTHER CONDITIONS: 



4.1 M/s. DRILLTECH shall under no circumstances sublet any portion of the work 
covered under this work order. 



4.2 M/s DRILLTECH shall indemnify, defend and hold NCC harmless from any and all 
claims, loss, expenses and damages arising from or related to any criminal 
misappropriation or misapplication by any of M/s. DRILLTECH personnel or any 
property in connection with the performance of the work. 

5.0 WARRANTY /GUARANTEE: 

DRILLTECH will provide an undertaking to NCC for responsibility of any Road 
settlement for a period of 12 (twelve) months from the date of completion. During 
this period if any Road settlement occurs, DRILLTECH to rectify the same at their own 
• cost or engage ADCO approved agency to rectify the same on their behalf. 



6.0 



CONTACT PERSON: 



AT ABU DHABI OFFICE 



Mr. G.D. JAICHANDRAN 
(PROJECT MANAGER) 
Mobile: 050 6614173 
qdi@nccemirates.ae 



ATBU HASASITE 



MR. G. PRAMOD 

(CONSTRUCTION MANAGER) 

Mobile: 050 57301 65 

E-Mail: pramod.nccemirates@gmail.com 



7.0. ORDER ACKNOWLEDGMENT : 

Please return to us a copy of this work order duly signed and stamped as a token of 
acceptance to proceed further. 



Thanking You 

Yours faithful 
for NATION 



\J&/ 



T.S. KRISHM*^ 

Country Ma 
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M/s, Drill rec-h Soring & Installation 
Attn.; CJcticral Manager 



Fax No.: 6436262 
Abu Dhabi 



From 



Procurement Support Department Manager 



Pus No.: 6027442 



Abu Dhabi Oil Refining Company H"akreer) 

P.O. Box 3S&3 -Id. {3712} 60S7COO-Abu Dhabi, U.A.E. 



Rei'.No. : TKR/5/S/ fca> /TCS/2G11 

Subject : REGISTRATION &PRE-QUALIFJCATION STATUS 



Date 



?S JUN Zffi] 



This has reference to your Prequdification documents received on 27,06,201 1, Please be inforaied that 
your company M/s. Ilfiilledi Boring & Installation - Abu Dhahi, is registered in TAKREER records 
as a. Contractor. However, the prequalific&tion of your company's capabilities is subject to satisfactory 

completion of our pre-qualifkaiion process, which will be scheduled as per TAKREER requirements in 
furore. 

You are advised to quote your Registration No. 908425 in all your future coirespon&sacc. 

In order to main tain, the name of your company in TAKREEH. records, it is essential that you forward to 
us regularly copies of the Mowing documsnte once they are renewed^ 

1 . Commercial Licenses , i ssued by Depertntwt of Planning .£ Economy. 

2 . Membership Certificate, issued by Abu J>habi Ch amber of CotRtH&p&*. 

Li addition, any changes 10 youi contacts information should be notified immtxlialciy to the- 
undersigned. 



Regards. 




'Ka&iroM4lj^emi 



If you tf# ntn receive all the pages. 
Please call Telephone: 0712} 6(127479 



Nc, of pases to follow: 
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CanfldefitiaHty Notice: This fix is Confidential. Tfyem are not the intended recipient, plestse notify us immediately. Yaa 
sha-xid not copy the Fax or uvp it for any purpose or distJcs* its content* tit any vther pffrwn- Thank you- 
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